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01100 - GENERAL REQUIREMENTS 


1. 


Drawing notes and specifications apply 
generally to all the work unless more specific 
information is shown elsewhere on the drawings 
or written in the specifications. In the event of 
conflicting instructions, the Architect shall 
determine what controls. 

Conform to The Massachusetts State Building 
Code, Ninth Edition and any amendments 
adopted by the local governing authority. 

Refer to the project manual for general contract 
requirements and specifications. 

Coordinate work with that shown on the 
architectural, site, mechanical, electrical, and 
approved shop drawings. 

Grades and plan dimensions for existing work 
are approximate and for planning reference only. 
Contractor shall take field measurements of 
existing conditions, review discrepancies with 
the architect, and build to approved work points. 
Take dimensions to centers of columns, beams, 
piers, and pilasters; faces of walls; and to edges 
of openings unless shown otherwise. 
Coordinate dimensions shown on the contract 
drawings with fabrication drawings and field 
conditions and report any inconsistencies to the 
Architect before proceeding with work. 

Review, approve, and stamp shop drawing and 
product literature submittals to the Architect for 
review and approval. 

The structural design is based on the interaction 
of all the parts of the completed building. The 
Contractor shall solely bear the risk for providing 
adequate stability and safety of the structure 
during construction. 


. Details shown on drawings are to be considered 


typical for all similar conditions. 


. Submit for approval shop drawings, 


manufacturer's product literature, test reports, 
and certifications electronically in Adobe Acrobat 
format with General Contractor's approval 
stamp. 


. Apply no finishes to framing nor install non- 


structural framing until the new and renovated 
structural work has been reviewed and accepted 
by the Architect. 


01300 - DESIGN LOADS 


— 


Risk Category (IBC2015-1604.5) Il 

In addition to self-weight and fixed service 
equipment, the structure is designed to carry the 
following. 


Floor Live Loads 


Offices 50 psf 
Stairs 100 psf 
Roof Live Loads 100 psf 
Snow Loads: 

Ground Snow load (Pg) 40 psf 
Flat Roof Snow Load (Pf) 31 psf 
Slope snow load (Ps) 19 psf 


Importance Factor (Is) 1.0 
Includes drifts and surcharges 


Wind Load 
Basic Wind Speed Risk Cat II (Vult) 128 mph 
Wind Exposure B 


Method: Part 2 Simplified Directional, Class 1 


Earthquake Data 

Seismic Importance Factor (le) 1.00 
Spectral Response (Ss) 0.218 
Spectral Response (S1) 0.070 
Site Class D 


Spectral Response Coef. (Sds) 0.233 
Spectral Response Coef. (Sd1) 0.112 
Seismic Design Category B 
Seismic Importance Factor (le) 1.0 
Response Mode Building (R) 2.5 


Supports for non structural components. Refer 
to ASCE 7-10, Section 13.3 
Fp < 1.6 Sds le Wp 
Fp = 0.4 ap Sds Wp (1+2 z/h) 
(Rp/le) 
Fp 2 0.3 Sds le Wp 


Analysis Procedure: 
Equivalent Lateral Force Method 


Existing. 
No significant change in mass or lateral bracing. 


Chapter 34, IEBC 2015 Requirements 

1. Meets Alteration Level 3 Work 

2. MA Amend. Reduced LateralLoad 50% 
3. Less than Substantial Structural Alteration 


01450 - STRUCTURAL TESTS AND SPECIAL 
INSPECTIONS 


1. 


Structural work is subject to the testing and 
inspection provisions of Chapter 17 of the Code. 
The program of testing and inspection shall be 
prepared by the Structural Engineer of Record 
(SER) when documents are submitted for 
permit. The program of testing and inspections 
shall be carried out by an Independent Testing 
Agency (ITA) approved by the SER. The cost of 
the independent testing agency is borne by the 
Owner. The SER may choose to perform some 
inspections. The inspections and testing shall 
meet the standards referenced in the Code and 
comply with the contract documents and 
approved submittals. 

The testing and inspections shall include but is 
not limited to the following: 


a. Soils. 

1. Visually inspect soils under footings 
meets soil requirements in contract 
documents. 

b. Concrete. 

1. Inspect reinforcing placement. 

2. Inspect concrete placement, slump, 
segregation, and consolidation. 

3. Prepare test cylinders and test 
compressive strength. 

c. Structural Steel. 
1. Visually inspect bolted joints. 


02250 - DEMOLITION, SHORING AND 
UNDERPINNING WORK 


1. 


Before proceeding with demolition, survey and 
evaluate the area to ensure that the structure is 
not damaged beyond the demolition work. 
Remove demolition debris promptly from the 
building. Provide a plan of action to the Architect 
for approval broken into work areas and 
sequence. 

At the time of drawing preparation, most of the 
structure was concealed behind finishes leading 
to assumptions of the location and size of 
structural components and connections. 
Remove finishes before removing existing 
framing to verify existing conditions. Notify the 
Architect of any inconsistencies between 
drawings and actual conditions for review and 
resolution. 

The contractor shall remove scheduled 
demolition finishes prior to starting framing 
alterations and repairs. The contractor shall 
reveal framing from the highest level to the 
lowest to enable viewing of the complete load 
path before starting structural work. 

Remove debris from present and previous 
constructions to enable free viewing of existing 
framing. 

Shore and brace floors, roofs, piers, and walls 
during demolition and maintain until the new 
structural work is completed and tied to the 
existing building. Do not overload existing floors 
with construction debris. The Contractor is 
responsible for the design of shoring and 
bracing. 

Remove and relocate utilities crossing 
excavations and new foundations. Adequately 
support utility lines adjacent to new foundations. 
Protect streets, sidewalks, and adjacent building 
foundations during excavation by sheet piling, 
bracing, and shoring as required by field 
conditions. 

For complex shoring and bracing as deemed by 
contractor or architect, employ a licensed 
professional engineer to prepare procedures 
and inspect shoring and bracing for protection 
against slides, cave-ins, and collapse. 

Remove existing foundations that interfere with 
new work. Immediately inform the Architect of 
hidden foundations uncovered during 
excavation; do not remove them unless 
approved by the Architect. 


02300 - CONSTRUCTION SAFEGUARDS 


1. 


Provide a plan of action for the safe operations 
of the construction site. Include the storage of 
materials, construction egress, fire safety, public 
walkways, barricades, railings, barriers, and 
protections of the building and abutting property. 
Refer to Chapter 15 of the International Existing 
Building Code for more requirements. 


02421 - CUTTING AND PATCHING FINISHES 


1. 


Where access through finishes to access 
structural work, neatly remove existing finishes 
to the extent necessary to access the work 
shown. 

Upon acceptance of structural work, neatly patch 
finishes. Refer to architectural drawings and 
specifications for finish requirements. 


02450 - EXCAVATION 


Remove soft or organic materials under and 
adjacent to footings and slabs-on-grade. 
Slope sides or sheet, shore, or brace 
excavations to ensure stability. 

Drain excavations to remove water and place 
concrete in the dry. 

Elevations shown on the drawings are minimum 
required depths. Excavate deeper if needed to 
reach soil with specified bearing strength or 
increase footing size at the direction of the 
Architect/Engineer. 


02482 - FOUNDATIONS AND RETAINING WALLS 


1. 


14. 


15. 


16. 


17. 


The Architect assumes no responsibility on the 
correctness of the subsurface conditions 
presented on the drawings and in boring or test 
pit reports. The data are intended for the 
preparation of bids and subsequent construction. 
They represent conditions only at those specific 
locations at the time they were made. 

The design assumes the following presumptive 
soil lateral pressures and bearing capacities 
(Tables IBC.1610.1 and IBC.1806.1): 


A. Active Pressure: 30 psf 
B. At-Rest Pressure: 60 psf 
C. Vertical Foundation Pressure: 3,000 psf 
D. Lateral Bearing Pressure: 200 psf 


E. Lateral Sliding Resistance coeff: 0.35 
Carry footings down 4 inches into undisturbed 
soil meeting Vertical Foundation Pressure 
capacity. 

Do not excavate for footings below a line inclined 
down 30 degrees from nearby footings unless 
the evacuation is adequately braced or approved 
by the Architect. 

Inform the Architect to inspect the completed 
excavations for acceptability of the soil before 
constructing concrete forms. 

Carry exterior foundations down at least 4 feet 
below exterior grade. 

Finish footing excavations with hand tools. 
Prevent soils supporting foundations from 
freezing. Remove any frozen soil and replace 
with concrete if under footings or with compacted 
granular fill if under slabs-on-grade. 

Prepare subgrade with mechanical compactors. 
Choke fine sand on site with 12 inches of 
crushed stone. 


. Final backfill under slabs-on-grade with an 


approved granular fill of Base Course fill in a 12- 
inch layer. 


. Provide a minimum of a four-inch layer of 


compacted granular fill under slabs on grade. 


. Backfill under footings and under Base Course 


Fill with an approved Select Granular fill placed 
in 12-inch layers. 


. Backfill beside foundation walls with an 


approved Clean Granular Fill placed in 12-inch 
layers. 

Compact each layer to 95% maximum density at 
optimum water content with at least four (4) 
passes of a vibratory roller, multiple-wheel 
pneumatic-tired roller or other approved 
compaction equipment. Inform the Architect 
before starting for inspection of backfill 
operations. Approved clean excavated materials 
meeting the specifications may be used for 
backfill. 


Gravel Fill Gradation Specifications 
MHD M1.03.0 Type B 
Percent Passing by Weight 
Sieve Size Gravel 


Granular 
Fill 
3" 100 
1/2" 50-85 
No. 4 40-75 
No. 50 8-28 
No. 100 0-8 


Crushed Stone Gradation Specifications 
MHD M2.01.4 
Percent Passing by Weight 
Sieve Size Gravel 


Granular 
Fill 
1" 100 
3/4" 90-100 
1/2" 10-50 
3/8" 0-20 
No. 4 0-5 


Below ground water level, provide (1) 12-inches 
of crushed stone base under basement slabs- 
on-grade and footings and (2) a perimeter 
perforated drain pipe in a bed of crushed stone 
covered with a filter fabric. 


03200 - REINFORCING STEEL 


1. 


6. 


Conform to the Manual of Standard Practice for 
Detailing Reinforced Concrete Structures, ACI 
315; the Standard Specification for Structural 
Concrete in Buildings, ACI 301; and the Building 
Code Requirements for Reinforced Concrete, 
ACI 318. 

Submit shop drawings for concrete and 
masonry work to the Architect for approval prior 
to fabrication. 

Provide reinforcing steel meeting the standards 
of ASTM A615 Grade 60. 

Provide welded wire fabric in flat sheets meeting 
the standards of ASTM A185. 

Clearance of main reinforcing bars from 
adjacent concrete surfaces shall be: 


Structural Element and Condition 
Cover 

Concrete cast against and 3" 
permanently exposed to earth 
Concrete exposed to earth or 


weather 
#6 through #18 bars 2" 
#5 bar, W31 or D31 wire 1 1/2" 
or smaller 


Do not cut or displace reinforcing steel to 
accommodate the installation of embedded 
items without the approval of the Architect. 


03300 - CONCRETE 


1. 


10. 


11. 


Comply with the latest edition of the Standard 
Specification for Structural Concrete in 
Buildings, ACI 301, and the Building Code 
Requirements for Reinforced Concrete, ACI 318. 
Submit product literature on concrete materials, 
design mixes, embedments, grout, fasteners, 
chemical treatments, and additives. 

Center footings, piles, caissons, and piers under 
supported members unless shown otherwise. 
Install only steel, cast iron pipe, or PVC pipe 
sleeves in concrete slabs, beams, and walls. 
Proportioned, mix and place concrete under the 
supervision of an approved concrete control 
engineer. 

Provide concrete with 28 day compressive 
strengths for the following uses: 


Use psi 
(Exposure classes and categories) 
Footings and interior slabs 4000 


on grade (FO, W1, & C1) 

Concrete freezing while moist 4500 
walls and slabs. (F2, W1, & C1) 
Deicing salts on exterior concrete 5000 
slabs. (F3, W1, & C2) 


Refer to Table 19.3.1.1 for exposure classes 
and categories. 


Meet Table 19.3.2.1 - Requirements for concrete 
by exposure class to proportion water cement 
ratios, minimum 28 day strength, air content, 
Cementitious materials, and chloride content. 
Provide 6% air entrained concrete exposed to 
earth or weather. 

Reinforce slabs placed on ground with a 
minimum of 6"x6"- W2.9 x W2.9 welded wire 
fabric, lapped 12" on sides and ends. 

Place concrete slabs-on-grade over a 6-inch 
layer of 95% compacted gravel with a grid of 
contraction joints not exceeding 15 feet apart in 
both directions. 

Notify the Architect at least 24 hours in advance 
of pouring concrete for inspection of reinforcing 
steel placement. Cast no concrete until the 
inspection has been made or waived by the 
Architect. 


04215 - MASONRY AND CONCRETE ANCHORS 


1. 


New anchors in concrete/masonry shall be 
subjected to periodic inspection or Special 
Inspection. 

Submit for approval anchors information that 
confirms the intended promoted purpose is 
correctly applied for the project. 

For anchors in brick or CMU, provide Hilti HIT- 
HY 270 or approved equal. 

For anchors in concrete, provide Hilti HIT-HY 
100 or approved equal. 

Use 3/4"@ Type 304 or 316 stainless steel 
threaded rod embedded a minimum of 8" into 
anchoring wall unless shown otherwise. 

Five percent of the bolts that do not extend 
through the wall shall be subjected to a direct 
tension test, and an additional 20 percent shall 
be tested using a calibrated torque wrench. 
Perform testing in accordance with Section 
A107.5 of the International Existing Building 
Code (IEBC) 2015. 

Where anchoring tops of existing masonry, set 
anchors in Portland cement grout in holes with a 
diameter of 2 1/2". Dry drill these holes using 
non percussion drills. 


05100 - STRUCTURAL STEEL 


1. 


Conform to the requirements of AISC Manual of 
Steel Construction Allowable Stress Design, 
Thirteenth Edition. 

Provide plates that meet 36 ksi, A36 
requirements. Pipe to meet ASTM A53 Grade B 
(35 ksi). 

Submit shop drawings to the Architect showing 
erection plans, fabricated assemblies, and 
accessories. Show member designations, sizes, 
and connections. 

Shop weld and field bolt connections to the 
greatest extent possible. 

Provide anchor bolts meeting ASTM F1554, 
Grade 36 steel. 

Provide grout under column bases. Anchor 
columns to piers, walls, and footings with two 
3/4" diameter x 1' x 0" long headed bolts. 

Do not paint steel that is to be encased in 
concrete; wrap cased members a 4 x 4 #12 
gauge wire mesh. 

Provide one shop coat of paint equal to 10-99 
Tnemec Primer for steel not concealed by 
interior finishes, not protected from the elements 
by galvanizing, or inaccessible after shop 
assembly. 


06100 - ROUGH CARPENTRY 


1. 


10. 


11. 


12. 


13. 


14. 


Comply with the latest edition of the AFPA 
National Design Specification for Wood 
Construction, 1997and the American Institute of 
Timber Construction Timber Construction 
Manual, fourth edition. 

Submit product literature on framing materials, 

fasteners, manufactured connections, chemical 

treatments, and shop drawings of custom 
connections and engineered wood systems. 

Engineered wood systems would include 

prefabricated trusses, proprietary engineered 

wood floors, walls, columns, beams, and 
diaphragms. 

Sound lumber removed in the demolition from 

other parts of the building may be reused 

providing surface defects, holes or notches do 
not affect its strength or serviceability. 

Provide new lumber and plywood with grade 

which indicates species, mill number, moisture 

content when surfaced, and grade or stress 
rating stamps from the associations having 
jurisdiction. 

Provide preservative treated wood where in 

contact with masonry or concrete or within eight 

inches of ground meeting use standards as 
listed in AWPA UI and M4. 

For patch work, provide APA Structural | rated 

sheathing matching thickness of existing board 

sheathing span rating 32/16 Group | species, 

Exposure 1 glue on inner plies, C-D Grade. 

For new work, provide APA rated sheathing 

where shown on drawings as follows: 

A. Walls: Provide APA Structural | rated 
sheathing, 15/32" thick span rating 32/16 
Group | species, Exposure 1 glue on inner 
plies, C-D Grade. 

B. Roofs: Provide APA Structural | rated 
sheathing, 19/32" thick span rating 32/16 
Group | species, Exposure 1 glue on inner 
plies, C-D Grade. 

Refer to the IBC Table 2304.9.1 Fastening 

Schedule for nailing not shown on the drawings. 

Where indicated, provide manufactured steel 

connectors such as those made by Simpson 

Strong-Tie (SST). Refer to manufacture's 

published literature for recommended fasteners. 

Provide all fasteners to achieve maximum rated 

loadings. All connectors shall be either 

galvanized finish (G90 standard) or stainless 
steel (Types 304 and 316) unless noted 
otherwise. Fasteners shall be sized and rated 
for the material in which they are used. Verify 
conditions will permit connectors shown on 
drawings to fit before ordering. 

Fasten studs and rafters with wind ties/clips and 

joists and rafters to sides of beams with 

hangers. Include cost of 20 manufactured 
connectors and labor not shown on drawings to 
be used where directed by the Engineer. 

At porch, provide pressure treated Southern 

Pine, select structural grade. Fasteners shall be 

stainless steel. 

Wall construction: 

a. Grade: Provide Spruce-Pine-Fir (South) No. 
1 grade kiln-dried studs with maximum 
moisture content of 19% at time of dressing. 

b. Provide double studs and an additional jack 
stud to support lintels on each side of 
openings between 16" to 48" wide. Provide 
3 - 2" x 8" headers for spans up to 4’-0” and 
3-2”x10” up to 6’-0”. 

c. Form corners with a minimum of three studs 
spiked together. 

d. Fabricate built-up posts as follows: 2-2x4's 
fastened with one row of staggered 10d 
nails @ 6"; 3-2x4 fastened with one row of 
staggered 30d nails @ 8"; and 3-2x6 
fastened with two rows of 30d nails. 

Floor and roof construction: 

a. Grade: Provide Spruce-Pine-fir (South) No. 
1 or better lumber for joists and rafters 
surfaced dry with maximum moisture 
content of 19% at time of dressing. 

b. Locate joists and rafters directly over wall 
studs. 

c. Provide double joists under walls parallel to 
joists. 

d. Where floors are supported on concrete or 
masonry wall faces, provide pressure 
treated wood ledger fastened with two rows 
of epoxy set anchors spaced at 16" unless 
shown otherwise. Embed anchors 8" into 
supporting wall. Where wall face is irregular, 
grind flat to snug ledger. 

e. Comply with IBC Figure 2308.8.2 for 
notching and holes in dimensioned lumber 
floor framing. Notches in joists shall not 
exceed 1/6 the joist depth and shall not in 
the middle third of the span. Bored holes 
shall not be within 2" of joist edges and not 
exceed 1/3 the depth of the joist. 

f. Joists shall be braced at each supported 
end by blocking, rim joists, header, or 
adjoining stud, IBC 2308.8.2. 

g. In areas to receive ceiling, strap the 
underside of joists with 1" x 3" merchantable 
spruce. Shim strapping to produce a level 
ceiling. 

Reframing: 

a. Report any rotted, notched, split, or 
otherwise defective timber framing or 
decking to the Engineer, who may then 
require them to be repaired, replaced, or 
reinforced. 


06100 - DRYWOOD TERMITE CONTROL 


1. 


Field apply Bora-care, a patented liquid 
formulation to protect structural wood from 
attacking wood destroying organisms, to the 
underside of all first floor framing, all areas within 
three feet of replaced rotted wood framing, and 
all wood in contact with masonry. 

Basements and crawl spaces may be treated by 
applying one (1) coat of diluted BORA-CARE® 
solution to the point of wetness to all infested 
and susceptible wood surfaces including sill 
plates, piers, girders, subfloors, floor joists and 
any wood exposed to vertical access from the 
soil. On wood where access is limited to one (1) 
or two (2) sides of wood members such as sills 
and plates on foundation walls, apply two (2) 
coats of diluted BORA-CARE. Wait at least 20 
minutes between applications. Apply at a rate of 
approximately one (1) gallon of diluted BORA- 
CARE per 200 square feet of floor area (400 
square feet of wood surface area). 

The underside of wood flooring can be treated by 
spray, brush, or roller application. It will be 
necessary to remove any existing finish prior to 
application. Apply a two (2) parts water to one 
(1) part BORA-CARE (2:1) solution at a rate of 
approximately one (1) gallon of diluted solution 
per 500 square feet of floor surface. For treating 
infestations of subterranean or Formosan 
termites, two (2) coats may be required, waiting 
at least one (1) hour between applications. Allow 
floor to completely dry (typically 48 to 72 hours). 
For treating voids, wall studs and wood 
members not accessible by conventional 
application methods, spray or mist solution into 
voids and channels in damaged and suspected 
infested wood and/or through small holes drilled 
into walls and baseboard areas. Holes should be 
spaced no more than 24" apart along each 
member to be treated and at least one (1) hole 
must be drilled between each wall stud when 
treating base plates. Use sufficient amount of 
material to cover all areas to the point of 
wetness. 


06170 - ENGINEERED STRUCTURAL WOOD 


1. 


Provide Laminated Veneer Lumber (LVL) and 
Parallel Strand Lumber (PSL) made under 
processes approved by the National Research 
Board. Comply with the American Institute of 
Timber Construction Timber Construction 
Manual, fourth edition, for the design, 
fabrication, and construction of engineered 
structural wood. 

Provide LVL lumber having the following grade 
and design values: Grade = 1.9E; Flexural 
stress (Fb) =2,600 psi; Modulus of Elasticity (E) 
= 1,900,000 psi; Shear Modulus of Elasticity (G) 
= 118,750 psi; and Horizontal shear stress (Fv) 
= 285 psi. 

Provide PSL timber beams having the following 
grade and design values: Grade = 2.0E; Flexural 
stress (Fb) =2,900 psi; Modulus of Elasticity (E) 
= 2,000,000 psi; Shear Modulus of Elasticity (G) 
= 125,000 psi; and Horizontal shear stress (Fv) 
= 290 psi. 

Provide PSL timber columns having the 
following grade and design values: Grade = 
1.8E; Flexural stress (Fb) =2,400 psi; Modulus 
of Elasticity (E) = 1,800,000 psi. 

Nail each layer of multiple LVL members 
together with 3-16d nails per foot. 

Provide joist hangers and connections for all 
members designed for engineered wood sizes. 


SCOPE OF WORK 


The Whittemore-Robbinss Cottage is an existing former residential 
building being rehabilitated for office use. Refer to the Architectural 
plan for the extent of removal of finishes and other items for 
demolition. The structural work associated with this project in 
general but not limited to is as follows: 


1. 


TZ SEONOUPWN 


—+ © 
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Remove all scheduled finishes and debris to allow for complete 
inspection of existing framing. 

Removal of rotted and defective (including shored) framing 
Remove basement pipe columns. 

Add basement pipe columns. 

Remove scheduled stair demolition framing. 

Remove anonyomous joist framing at first floor. 

Replace removed members. 

Grout chimney with concrete from basement to first floor. 

Infill first floor stair opening. 


. Replace interior post in first floor wall in front rooms. 
. Replace second floor beam over kitchen along with supporting 


posts. 


. Reframe second floor stair opening. 

. Add hangers to all joists at first floor. 

. Add ridge LVL beam and post supports to rear elll roof. 

. Tie main roof rafter eaves with plywood gussets to attic floor. 
. Cut in and block first floor register openings. 

. Add porch framing on east side. 

. Apply bora-care preservative to first floor framing. 
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a Eb 1 [| — REMOVE 1-1/2" PIPE 
1 La boyy “ LJ 
a x REMOVE TREADS, || | | 
v4 RISERS,AND | | - EX. 8" CEILING WELL 
CONDUIT Ps STRINGERS ~ | | | Y 
ENTRANCE BELOW ‘a : ; ic ee a 
WINDOW —— bed ra eS ae 
Lea 7 Se ee eit wt 
/ ue _— EX. CUPBOARD BELOW rl TRUE 
/ / NORTH 
_-— 4"C.l. WASTE PIPE YOKE _-— RCN CABLE # | 
/ WITH CLEANOUT # REMOVE RAILING —~ ; === — — REMOVE CLOSET VARIES VARIES 
/ / > PHONE \ 
- ELECTRICAL SERVICE ENTRY - 100A / 240VAC . E | \ 
DISCONNECT SWITCH Vo; a 
, \ : | a _-~ REMOVE CAST IRON 
yy GAS METER i : I * “ RADIATORS, TYP. 
met | / 
Held 1 | AnannAnnannnnnn 00) Xxx. 00, 0000 | DESCRIPTION 
Heit | INDO AnonAnoAAnol : STE meceR rink 
Hoi \t | UUUUUUUUUUUUUUU 
ISSUANCES: 
~ ELECTRICAL METER 
(4 DEMO BASEMENT PLAN (9 DEMO FIRST FLOOR PLAN SHEET TITLE: 
\ _ / 4/2" = 1'-0" \ a / 4/2" = 1'-0" 


COTTAGE - BASEMENT & 


FIRST DEMO PLANS 


SHEET #: 


A-208 


ARCHITECT: 


Spencer, Sullivan & Vogt 


ARCHITECTURE = PRESERVATION 


1 Thompson Square | Suite 504 
Charlestown, MA 02129-3308 
T: (617) 861-4291 
www.ssVarchitects.com 


a J : ! Andrew Jerome Cannata, AIA 


Architect 
fF ARR TO | | L | 5 Upland Avenue | Boston, Massachusetts 02124-2132 
7 N Telephone: (617) 436-4962 | AJCannata@verizon.ne 
ri \ UUUUUUUUUUUUUUU ica, | : phone: (617) | annata@verizon.net 
| | 
| | i 1] | | CONSULTANT: 
iI | 7 REMOVE i OQ | T | 
iI lee | BATHROOM ar | | : 
T AI | FEXTURES | esi) | | | | 
I “4 \ => I | | | ‘ ® 
\ oe | | | 
II lI —_ Pee | C4 | | 
Tl 1 , NX oa ia | ee ie | | . 
Tl | } Ps Moy | bo MacLeod Consulting, Inc. 
II 
— | o ' ! 
\ 7) — / I | So2|| | == | 
ee / i | | === : | | 29 Woods Road 
L___J ! 4 | BOE eet =o> | | Belmont, MA 02478 
a A a a a aes | | == | Telephone: (617) 484-4733 
a 4 ra L— ! =a3 www.MacLeod-Consulting.com 
(ome => | 
_ REMOVE woop a Sa2 __j-~ REMOVE PORCH 
ey ere ek oe + | SHELF | c=> _ | ROOF 
a iia. : 
= — 2h Se | 
\ i | 
\ CELING SLOPE \ CELING SLOPE | 
\ DOWN * DOWN | 
\ = 
\ \ l 
N \ 
\ \ —---— 
~ EX| OAK FLOOR 
Nii ci ae sie pfesassas 
REMOVE FRONT HALL - : | | | 
1 | | | 
ia anes i 
| a | 
| “ I ! | | 
| / 
| I j I | l 
| — i i ! 
II ‘ ) : 
l |) REMOVE/1" PIPES — —_ — 4 Town of Arlington 
| lI a ah TO == 730 Massachusetts Avenue 
- Se Les II | \ iI Arlington, MA 02476-4906 
| 1 ; ‘ 1 
| rT j : r 
| Z \ II PROJECT: #1928.00 
| fr /\ i I / \ I 
Il I 4 \ 
| T aa Tl iL Lea oe I WHITTEMORE-ROBBINS 
II 7 % II a > 
7 WL —~ — >> Remove ESTATE 
~ | PLYWOOD PATCH 
ee eee _ , AREMOVE REHABILITATION OF 
OO Wo | | JR --------- 4 a FROM ATTIC 
REMOVETRELLISAND | | [| 7 ! THREE BUILDINGS 
DECKING BELOW — I i io erence 
ae 1 | PINE FLOOR COTTAGE 
ne EX. OAK FLOOR - 
io i 7 INTERIOR REHABILITATION 
p>-U-—--as—-—--_i_ 670R Massachusetts Avenue 
i I Arlington, MA 02476 
I I | __-—— REMOVE 1-1/2" PIPE 
i een eee eee U_ ‘ 
Ga a = 
T n a 
II lI _-— REMOVE CAST IRON 
I I | ee RADIATOR, TYP. 
Cc ful SS SS U =o ae — EX. 36" AFF _-— EX. WOOD ATTIC 
Cp i e565 “CUPBOARD WITH ~ EX. WOOD ATTIC a Pee inna 
u im = WOOD SHELF ACCESS HATCH < 
S5=> # ABOVE 
=25 _-— REMOVE WALL / NORTH 
eas / SCONCE / 
(om > / 
= /-_- REMOVE woop / 
———) / | 
= Sz / oe VARIES i VARIES 
ee _____-— _ REMOVE FLOOR AND a 
ae STRUCTURE - SEE ea2> 
TT -_— | ‘STRUCTURAL DWGS a= 
= co 
foi wo wou ~—— REMOVE #.A. ~~ ==) 
I 2 toi ow oll STROBE | \ == 
| <1 Ab pn On === 
iow wt ow ou ailchley Aie \ a=5 00 Xxx. 00,0000 | DESCRIPTION 
ee | ee | ee | ee || en> 
Now ow ow sl i = # DATE DESCRIPTION 
Z ISSUANCES: 
NG 
~~ REMOVE 5 TREADS & 


RISERS ALONG WITH 
CARPET RUNNER 


(4 DEMO SECOND FLOOR PLAN (9 DEMO ATTIC PLAN SHEET TITLE: 
IS tia = 1-0" NY 12 = 1-0" COTTAGE - SECOND & 
ATTIC DEMO PLANS 


SHEET #: 


A-209 


ARCHITECT: 


NOTE: TREATED WOOD 
: 2X8 TREADS - SEE EX. 3'-3" TTAGE PARTITION TYPES: 
1. ALL THE EQUIPMENT INCLUDING CU-01 , SHEET oie. 3-3 COTTAG O S: Bese eee een ecoeneee 
METAL PLENUMS, AND FLEX-DUCT SHALL BE — 05 - “VENEER PLASTER WITHOUT METAL SIDES MODEL NUMBER RD-1, 
\ A214) SS 2S eS ee 443" X 62" LONG WITH 14" WIDE METAL 
MOUNTED TIGHT TO UNDERSIDE OF FLOOR JOISTS were N od : Sa a a ee ‘ : 
STRINGERS =<. Th va S FOUNDATION PLATES BOTH SIDES ON TREATED S n r S | n aV t 
2. TOP OF SUPPLY REGISTERS AND RETURN AIR - <= | \C YC) “bye REGULAR WOOD 2X4 SUB FRAME, PAINT pencer, oulliva 08 
\ Pisce Se -- $44 -—— — / GYPSUM - EACH se | | ARCHITECTURE - PRESERVATION 
GRILLES SHALL BE FLUSH WITH FLOOR SURFACE H.M. DOOR AND FRAME \ ak. >| / “ \ a \ SIDE Se 
WITH TREATED WOOD \ eae ee cs Big: — MITSUBUSHI SUZ-KA15NA2 MITSUBUSHI MXZ3C30NAHZ2 MITSUBISHI MXZ-4C35NAHZ2 Ke METAL BASEMENT 
SUBFRAME Fo J) Nelo lel +). } ) . . ) . /— EXISTING OR 15,000 BTU/H HEAT PUMP MULTI-ZONE INVERTER MULTI-ZONE INVERTER Cor Ab 1 Thompson Square | Suite 504 
PAINTING NOTE:  eibseieeneseoe: 2 | | ae SI 2) Je el ee ADDED WOOD STUD OUTDOOR UNIT — \ HEAT-PUMP SYSTEM HEAT-PUMP SYSTEM ‘ i FOUNDATION PLATES Charlestown, MA 02129-3308 
a TANKLESS HOT WATER r = \ \ oe ae REFER TO DWG. 7 
1. ALL WALLS, PARTITIONS, CEILINGS, DOORS, / HEATER - MOUNT 36" AFF RS See — Po ya PARTITION TYPE nA A1 ACOUST. INSULATION + w - ‘ 7 7 y 7 NA L-103 iF (617) 861 4291 
/ : \ ‘aL, Va \ ’ \ 
WINDOWS, AND TRIM SHALL BE PAINTED / ON 24"X36" PLYWOOD ree erate ede AS MOISTURE RES ETaNt ‘ “ \ www.SSVarchitects.com 
> EX. SILL 55" AFF | RELOCATE SANITARY ~ 5/8" REGULAR aS e 
: pial ee ‘UP li The aoe =~ GYPSUM - EACH g 
EX. 4" C.|. WASTE | \ Tas VG eae eR: SIDE ; fies | J | Andrew Jerome Cannata, AIA 
PIPE == Fi 14 \( ~ 1/2" SOUND 7 Architect 
\ 1X / DAMPENING GYPSUM 5 Upland Avenue | Boston, Massachusetts 02124-2132 
OO | ae OCON s | ~ PANELS EXHAUST VENTS FOR \) eee _— LIQUID SOAP Telephone: (617) 436-4962 | AJCannata@verizon.net 
on a er \ ( BO1 | ) <q ~~ EXISTING OR ADDED GRAB BAR — wn TANKLESS WATER HEATER — a DISPENSER 
==>] \ —— — — WOOD STUD CONSULTANT: 
i | bag reals . a am) LIQUID SOAP WALL-HUNG ee 
aa Petite aie a, a - ACOUSTICAL BATT eee > DISPENSER -———_ LAVATORY ‘a PORCH 
| ee "D x 8"H x 43" he INSULATION — 
Fe rs a \ 
# - | | Say oe on npw AT ALL INTERIOR PARTITIONS A"x8" SUPPLY op) WOMEN'S TOILET MEN'S TOILET ee 
ue cut Mee cl Pc eel \ PARTITION TYPE "B" asurtine oFrices REGISTER - CENTER Le TOILET PAPER = ee SUEY 
a | | i. aS Fate UNDER WINDOW ue ee =a UNDER WINDOW 
ant Se tle ae = N = sy 
# | - % VENEER PLASTER ey ere Ss a “ A x MacLeod Consulting, Inc. 
/ i | \ | —  ‘eeeuNee. 2? ; 5/8" REGULAR TABLE ——| | = 7 neo) Tet 
res ! ~ MITSUBUSHI PEAD-A15AA7 GYPSUM BOARD NYE — a oS . _|-— BABY CHANGING 
\A213/ ! MID STATIC a SAN Any NAVE A 8 : ao TABLE 29 Woods Road 
— | HORIZONTAL-DUCTED _ ‘> EX. SUMP PUMP Pecans ADDED PISO PN ae. a \ 8"x24" RETURN 4 ra Belmont, MA 02478 
EX. 4" PVC a 6"@ FLEXIBLE ! ae a = NN ‘ FF ra Telephone: (617) 484-4733 
- EX, 4" —— eS ae + SPRAY-ON 
a, www.MacLeod-Consulting.com 
ae ae eo DUCT- | SHEET METAL RETURN | INSULATION | END OF eee 7 g 
Lg AIR PLENUM ! ~ 
| | uae : 1 EXISTING BOARD las a ‘i 
/ (RES ES ill -— EX. WOOD SHEATHING 4"x8" SUPPLY \ “i 
G - 3 | ! yet WORK BENCH = ~ = ——=— EXISTING WOOD REGISTER — (103 } | ~N 
aan, | ae? CLAPBOARD \ 
/ ; | | a 
x etn ey = 1 ot ok nan \ 
a ra — V/s eto REPLACE RESILIENT / (101) \ 
ie A we et SHEET FLOORING / 4 \ \ 
a ' EX. MASONITE _ ALTERNATE NO. 1: ie _ \ 
Se oe | OVER BOARD aoe ADD PORCELAIN ae aN 
~ 4x4a"x PARTITION —— ae FOYER \ -! jek 
PLENUM - TYP. | a aes \ os ——— 4"x8" SUPPLY 
"7 - 
~ EX. STEEL PIPE COLUMN —” _-—— EX. BRICK MASONRY > | nESIETED “ON : 
ra FLUE ers 
END OF PORCH EAVE ABOVE ~ 
_-~ EX. 4" PVC WASTE PIPE \ Jl laces 
fe ee ee | 
A \ | cl eens See 
o 4 . ELEC.RECEPTACLEFOR | | 
__ / COFFER MAKER ~-{~ 
/ ST. STL. DROP-IN BAR 
/ ie = Town of Arlington 
EX. WOOD POTTER'S BENCH \ 
WITH SHELVES ABOVE ~~ “— EX. VERTICAL REO EO a] M1 ee ae 
BOARD PARTITION / WHEELCHAIR gton, 
/ ACCESSIBILITY BELOW 
es SINK - ———— ee 
PORCH ey eae < OFFICE #1 PROJECT: #1928.00 
EX. FIR FLOOR CO 
mn WHITTEMORE-ROBBINS 
DN OT _ ES ESTATE 
~ CARPET U u 
_ eee REHABILITATION OF 
GO CO 
co) L+--—--|----~+ "(2 THREE BUILDINGS 
J ocak <g (106 
EX. CONC. FLOOR oe Zz nl ; | COTTAGE 
ee Mt) | p= aaa LOWER i) ; INTERIOR REHABILITATION 
eee. — oO 3.0 LOBBY @ WU-01 ! 
Lis s +H 
__-—— EX. BRICK MASONRY PIER ya ee © Ee eee zl =a 670R Massachusetts Avenue 
oe Be = &% : TT woo | Arlington, MA 02476 
sat a eS Te J 
‘“ EX. 8" CEILING WELL vf 
EX. CONDUIT va ee |107_} : 7 © 
ENTRANCE BELOW ue ia CARPET 
WINDOW —— 
_-— NEWEL POST AND 
TOILET ROOM ACCESSORIES RAILING ; \ 
UP / ~ W 
SCHED J -_ AN 
MOUNTING F = va 7 SEAL SHUT EX. DOOR <B> : CG 
_-— EX. 4" C.l. WASTE PIPE YOKE | No. | ITEM (ae / TO STORAGE uJ 
ra WITH CLEANOUT HEIGHT VARIES : VARIES 
J TOILET PAPER 54" OFFICE #2 
HOLDER 
GRAB BAR 33" TO TOP 
po Eeee METER SOAP DISPENSER 51" TO TOP 
> CLOSET 
BABY CHANGING ~— 24" TO OPEN , 00) Xxx. 00, 0000 | DESCRIPTION 
TABLE TABLE TOP # DATE DESCRIPTION 
ISSUANCES: 


SANITARY NAPKIN 
DISPOSAL 


30" TO TOP 


3'-3" TO 


MIRROR BOTTOM ~ “~—— ELECTRICAL METER 


(4 BASEMENT PLAN (9 FIRST FLOOR PLAN SHEET TITLE: 
EY 41" = 1'-0" LE 42" = 1-0" COTTAGE - BASEMENT & 
FIRST FLOOR PLANS 


SHEET #: 


A-210 


PAINTING NOTE: 


1. ALL WALLS, PARTITIONS, CEILINGS, DOORS, 
WINDOWS, AND TRIM SHALL BE PAINTED 


FLAT CEILING 


PORCH ROOF 


# ¢ 
> 
2'-83" FOS ‘ - 
2h CLOSET 
\ co a! 
= A oO 
A> — VINYL FLOORING 
- _ 
(fo) NI — 
A 
N 
STORAGE w/a 
2147 
Ss I W 
: 3'-0" FOS 
> a 
/ = 
(205 / OFFICE #5 
ee 
VINYL FLOORING 
a 
we CARPET ——e 
CELING SLOPE CELING SLOPE 
WN DOWN 
2'-0" X 2'-0" FLUSH 
ACCESS PANEL -——|. 
\ 
C 
A» 
EX. COAT 
CLOSET ml . 
<A> 
PORCH ROOF 
[ 204 | OFFICE #4 CG 
LL 
Lt —— FUR IN FLOORING 
IN KIND AT THIS 
} | LOCATION 
\ (202 ) CARPET 
REFINISH EX. 
OAK FLOOR , 
W/o 4 UPPER 
A214 7 LOBBY 
<> = | ponte 
- et CARPET 
i — ~~ EX. WOOD ATTIC 
acs ACCESS HATCH GC 
\ fe EX. WOOD SHELF _ << ABOVE Mm 
\ , - STEP DOWN OFFICE #3 
| - DN 
ee ail N 
Wf 2 
5T @ 10" = 4-2" lie 
EXISTING a s 
CUPBOARD 
Aly 
Cc 
\ 


4 »_SECOND FLOOR PLAN 


/ 112" =1'-0" 


— SNOW GAURDS 
—~ SYNTHETIC ROOF Z 
SHINGLES (| ba 


METAL-LINED WOOD 


SPIES ire = METAL-LINED WOOD 
“/ GUTTER, TYP. 
EXIST. FLUE WITH 
STAINLESS STEEL CAP 
EXIST. RED BRICK 
MASONRY CHIMNEY - | 
_=--_ SYNTHETIC ROOF REPOINT 
SHINGLES Ly 
—~_ SYNTHETIC ROOF , 
SHINGLES 
-, ROOF PLAN 
\ 3 / 4/4" - 4'.0" 
LOW ROOF 
SEE PLAN 3 - ROOF 
PLAN ABOVE 


REMOVE EXISTING INSULATION 
AND ADD MINERAL WOOL 
THERMAL INSULATION 


—— EX. WOOD ATTIC 
ACCESS HATCH 


ARCHITECT: 


Spencer, Sullivan & Vogt 


ARCHITECTURE - PRESERVATION 


1 Thompson Square | Suite 504 
Charlestown, MA 02129-3308 
T: (617) 861-4291 
www.ssVarchitects.com 


Andrew Jerome Cannata, AIA 


Architect 
5 Upland Avenue | Boston, Massachusetts 02124-2132 
Telephone: (617) 436-4962 | AJCannata@verizon.net 


CONSULTANT: 


ee 


MacLeod Consulting, Inc. 


29 Woods Road 

Belmont, MA 02478 
Telephone: (617) 484-4733 
www.MacLeod-Consulting.com 


Town of Arlington 
730 Massachusetts Avenue 
Arlington, MA 02476-4906 


PROJECT: #1928.00 


WHITTEMORE-ROBBINS 
ESTATE 
REHABILITATION OF 
THREE BUILDINGS 


COTTAGE 
INTERIOR REHABILITATION 


670R Massachusetts Avenue 
Arlington, MA 02476 


~ 


TRUE 
NORTH 


VARIES . VARIES 


00) Xxx. 00, 0000 | DESCRIPTION 


(>> ATTIC PLAN 


Z 4/2" - 4'-0" 


# DATE DESCRIPTION 
ISSUANCES: 


SHEET TITLE: 


COTTAGE - SECOND & 
ATTIC FLOOR PLANS & 
ROOF PLAN 


SHEET #: 


A-211 


ARCHITECT: 


— EXISTING DOOR ~ EXISTING Tr 
TO CUPBOARD CUPBOARD 
TO CUPBOARD CUPBOARD Spencer, Sullivan &Vogt 
ARCHITECTURE = PRESERVATION 
— 
1 Thompson Square | Suite 504 
| Charlestown, MA 02129-3308 
\ T: (617) 861-4291 
\ www.sSVarchitects.com 


“\ -—_ LOWERED STAIR 
ae _L- wooo easeBoarp - OFFICE #3 2 LANDING 


PAINT, TYP. “a A _- WOOD HANDRAIL 


Andrew Jerome Cannata, AIA 
Architect 


5 Upland Avenue | Boston, Massachusetts 02124-2132 
Telephone: (617) 436-4962 | AJCannata@verizon.net 


CONSULTANT: 
—}— REBUILT STAIR BEYOND 


(4 EXISTING - STAIR SECTION — « 
Taian = 4-0" _|— RELOCATED 2’-0" & 
WIDE CLOSET 
che MacLeod Consulting, Inc. 
_|— EXISTING DOOR 
TO BE NAILED 
SHUT 29 Woods Road 
Belmont, MA 02478 
Telephone: (617) 484-4733 
ay PASTING STAIR www.MacLeod-Consulting.com 
LANDING 
G ~ WOOD 
- ; OFFICE #1 BASEBOARD - OFFICE #1 
———<T PAINT, TYP. 
, I 4 | ‘| - REMOVE CAST 
ie | = iil / IRON RADIATORS, 
} / TYP. 
5 (7) SECTION - LOOKING NORTH 3) STAIR SECTION - LOOKING NORTH 
zl —— Sg aay Ks eat 
WOOD HANDRAIL - CLEAR \ 
| FINISH ——!-[_|. — 7 EXISTING 
a GASTRON BRACE i ieee eel unsoa i 
| PAINTING NOTE: REMOVE EXIST. WOOD BASE, a i 
1. ALL WALLS, PARTITIONS, CEILINGS, DOORS, YP. Sa : | | Town of Arlington 
WINDOWS, AND TRIM SHALL BE PAINTED REMOVE PORTION OF 2ND A, =. - a. a | 730 Massachusetts Avenue 
oom e7=xqag' ol ie > Arlington, MA 02476-4906 
EXISTING - STAIR ELEVATION a ~~ NN = 2 D _ ate eeiad 
PY 114 1-0" STURD-I-PLYWOOD ~————___ Se “ie is a) WHITTEMORE-ROBBINS 
| 4 1.7 <5 TREADS @ +/- 103" EA. EX. 2'-75" = ESTATE 
OFFICE #3 SS —_ D is # a 
BLOCK-UP DOOR OPENING IN a i = i 
OFFICE #3 W/ WOOD STUDS & hes SS ee XK = 4'-33" REHABILITATION OF 
VENEER PLASTER YS, i A i 
= Tes | IN THREE BUILDINGS 
poe aoa —_ | om . ae eon te COTTAGE 
’ i ee ee |= eg “. Te PLYWOOD AT WINDOW 2ND FLOOR 
—o = iy : — rT x ue INTERIOR REHABILITATION 
EXISTING aes G Oe Me —_ SS fe 670R Massachusetts Avenue 
FURRING @16"0.C — ier l _ “4 = _ LANDING Arlington, MA 02476 
ee <a iS 
VENEER PLASTER WALL ry] in = i 
AND CEILING SURFACES \ Tig ky = " 
IN OFFICE #2 ——_ \ > a _! <r 
') EXR9 ~~ _ Lu 
Si caneweoosie _ _-— REMOVE EXIST. UPPER il] ; ee 
WALL ——E&= - \/ RUN OF STAIR - EX6 me yop) 
ee THROUGH EX11 Lu ~ 8 
= TRUE 
h|0CO VC 
= INSTALL PRE-PAINTED ~ (S)) ities 
SHUTTERS BEFORE — ep) 
CONSTRUCTING STAIR. ——————. = (ag _ VARIES j VARIES 
“y EXISTING - SECOND FLOOR PLAN ‘g SECOND FLOOR PLAN wns WOOD 1X4 SHELF BAC © tf E 
F448 = 11-0" (MF tia" = 1-0" BRACKET SUPPORT, PAINTED, = = ENE TRESS en “YD aa © 
W/ METAL BRACKETS AND = RINISH or Lu 
WOOD CLOTHES POLE te Te = rT 
: 7 (Ox ue 
REMOVE EXISTING STUD S a Le 
WALL ~~ — | <> __ {00 Xxx. 00,0000 | DESCRIPTION 
REMOVE LEFT JAMB TRIM AND | a ‘T # DATE DESCRIPTION 
PLASTER - INSTALL 2 2X4JACKS r ™ ISSUANCES: 
STUDS TO SUPPORT LANDING, eal =e 
PAINT STUDS OUT WITH WALL — < = 
[ | | LLI 
+ 7 Be clei ec ao | a a PIECE-IN ADDITIONAL ExRa| | Zico 
Vif —~ LOWER RUN AS REQ. \ + 
eV VENEER PLASTER ON ; ft = 
GYPSUM LATH ~~ a EX R3 ©) g0 
fd OFFICE #1 WOOD 2x4 STUDS, WY). 
he ALIGN AT BACK OF or ~) 
L A a | RISER 6 ae n 1 
ad Be io vooeds ~ EXISTING PLASTER THIS WALL = aa STAIR MODI FICATIONS 
ez, LO 
| | EX R1 a 
NY ee | | 1S{ FLOOR, 


EXISTING - FIRST FLOOR PLAN ‘FIRST FLOOR PLAN “9 STAIR SECTION - LOOKING NORTH Ete 


J 4/4" - 4'-0" / 4/4" - 1'-0" — y 4" - 4'-0" 
Le 


ARCHITECT: 


__— SINGLE HOLE 
Pad BATHROOM FAUCET 
{ 
__>— PRIVACY SHUTTERS / | = 24"W X36"H MIRROR _-— ALTERNATE NO. 1: ___—— PRIVACY SHUTTERS _-— ALTERNATE NO. 1: 
_/ ONRESTROOM Fi | / — INSTAINLESS / TILE HEIGHT - TYP. = ON RESTROOM ae TILE HEIGHT - TYP. 


/ | WINDOWS ; | | STEEL FRAME / ae WINDOWS Sts 


Spencer, Sullivan & Vogt 


ARCHITECTURE = PRESERVATION 


1 Thompson Square | Suite 504 

_|— HORIZONTAL BABY Charlestown, MA 02129-3308 

CHANGING TABLE T: (617) 861-4291 
www.ssVarchitects.com 


- HORIZONTAL BABY 


SINGLE HOLE 
BATHROOM FAUCET ———__ 


CHANGING TABLE 


WALL-HUNG % 
LAVATORY ~——-__="j] _ ar 


- TOILET PAPER Andrew Jerome Cannata, AIA 


HOLDER -}—— WALL-HUNG ee INSULATION —=— : = areriree! 
=e . LAVATORY tT WOOD — Pee. - Sy id 5 Upland Avenue | Boston, Massachusetts 02124-2132 
U\ o BASEBOARD - ——— TOILET PAPER — re) Telephone: (617) 436-4962 | AJCannata@verizon.net 
—\ pipe ae PAINT, TYP. HOLDER 


INSULATION 


2A)" 


CONSULTANT: 


ae Ae ‘a 
“4 WOMEN'S TOILET ELEVATION en EAST SOUTH wens TOLETELEVATION NORTH \ sewraen mreon EAST SOUTH —»@~ 


/ mo 4iaqn \ ) uo 4atann IN STAINLESS 
Se 1/2" = 1'-0 \ 1/2" = 1'-0 STEEL FRAME 


MacLeod Consulting, Inc. 


_ roin 29 Woods Road 
pe Shae SU aaa 4 -85 _-~ MITSUBISHI MSZ-FSO6NA Belmont, MA 02478 
e REFER TO DOOR il / 6,000 BTU/H DELUXE WALL Telephone: (617) 484-4733 


SCHEDULE A-215 MOUNT www.MacLeod-Consulting.com 


PAINTING NOTE: 
1. ALL WALLS, PARTITIONS, CEILINGS, DOORS, 
WINDOWS, AND TRIM SHALL BE PAINTED 


BABY CHANGING TABLE: 
1. MOUNTED AT 2'-10" TO TOP OF CHANGING 
SURFACE WHEN OPEN 


~ WOOD 
BASEBOARD - 
PAINT, TYP. 


Town of Arlington 
730 Massachusetts Avenue 
Arlington, MA 02476-4906 


“3 OFFICE #2 ELEVATIONS ee SOUTH EAST NORTH 


~ / 4/2" - 4'-0" 


_- RUDD RUTGH-C95DVL _-— MITSUBISHI PEAD-A15AA7 MID 
TANKLESS HOT WATER ae STATIC HORIZONTAL-DUCTED 
| HEATER - MOUNT 36" AFF va DOS UNE PROJECT: #1928.00 
"qu | ON 24"X36" PLYWOOD i 
f 3-0 _-~ MITSUBISHI MSZ-FSO6NA \ BACKER PANEL - PAINTED ra fe a an WHITTEMORE-ROBBINS 
/ 6,000 BTU/H DELUXE WALL \ A / 
MOUNT \ ; a / ESTATE 
oe REHABILITATION OF 
\ “cu-01 / : THREE BUILDINGS 
. P 
| 


COTTAGE 
INTERIOR REHABILITATION 


670R Massachusetts Avenue 
Arlington, MA 02476 


~ WOOD 
BASEBOARD - 
PAINT, TYP. 


‘5 OFFICE #1 ELEVATIONS WEST SOUTH EAST BASEMENT CORNER ELEVATION NORTH 


7 / 4/2" - 4'-0" \ J 4/2" - 1'-0" 


—— DEMOLISH EXIST. 
NON-STRUCTURAL BOX-OUT 


VARIES . VARIES 


a : : 
| 1_gon ron 7% _-=— SHAKER STYLE ~~~ ALTERNATE NO. 1: 4"X4" [ ALTERNATE NO. 4: CROWN _- MITSUBISHI MSZ-FS15NA ,~ ALTERNATE NO. 4: CROWN 
4 i 3-2 L/S CABINETS. 7 BACKSPLASH TILES ) OMBEPING / 15,000 BTU/H DELUXE WALL / MOLDING 
/ ) y MOUNT 
CO, / | 
_— RELOCATED 2'-0" Ww ! 
rs lor aa 2 00| Xxx. 00,0000 | DESCRIPTION 
L—ol # DATE DESCRIPTION 
- EXISTING DOOR WU-02 WOOD RAILING —~ ISSUANCES: 
TO BE NAILED : 
SHUT 
Z “|| - DEMOLISH EXIST. 
/ |/ NON-STRUCTURAL 
J) BOX-OUT 
id 
ois my | 3 TURNED WOOD 
|_104 | \ “ BALUSTERS ——_ 
a oS _-— WOOD NEWEL 
= | Si | ST. STL. DROP-IN oH POST 
—~ WOOD rox = 4 BAR SINK ] 
< = 
eee el oe __|-— KNEE SPACE 
, . = NI fon] —_—— | 
! SHEET TITLE: 


_, DOWNSTIARS LOBBY ELEVATIONS sich ae ea 


nh 
e 4/2" = 1'-0" 3 “~~ ST. STL. DROP-IN 9'.0" 


AT KNEE SPACE BAR SINK KNEE SPACE SSE? 


A-213 


Sau 


_——— MITSUBISHI MSZ-FSO9NA ; 
—— SHAKER STYLE SOLID y EQ. EQ. ; a 9,000 BTU/H DELUXE WALL _— 240" xX 2"-0" FLUSH pen Tee: 
POPLAR DOOR ,TYP. ci MOUNT 4 
REFER TO DOOR 
SCHEDULE A-215 


ACCESS PANEL 


Spencer, Sullivan & Vogt 


ARCHITECTURE - PRESERVATION 


1 Thompson Square | Suite 504 
Charlestown, MA 02129-3308 
T: (617) 861-4291 
www.ssVarchitects.com 


—~ WOOD 
BASEBOARD - 
PAINT, TYP. 


Andrew Jerome Cannata, AIA 
Architect 


5 Upland Avenue | Boston, Massachusetts 02124-2132 


OFFICE #5 ELEVATIONS WEST SOUTH EAST NORTH | trom e|ascomouetzn 


1/2" = 1'-0" CONSULTANT: 


fi ao \ 
| 4 
a C4 


EE 


, 34 a a cieen flackeoaonsulingsine. 
MOUNT 

PAINTING NOTE: 29 Woods Road 

1. ALL WALLS, PARTITIONS, CEILINGS, DOORS, Tne rea eas 
WINDOWS, AND TRIM SHALL BE PAINTED www.MacLeod-Consulting.com 

~ WOOD 
L BASEBOARD - 
PAINT, TYP. 


OFFICE #4 ELEVATIONS WEST SOUTH EAST NORTH 


Vor=io" 


(3) 
= Town of Arlington 


730 Massachusetts Avenue 


METAL EXTERIOR 6T @ Bo" Arlington, MA 02476-4906 
4' gin BI-PARTING BASEMENT 8 
ae _-— MITSUBISHI MSZ-FSO6NA DOOR - PAINTED ———___ = 9.93" 7 
7 / 6,000 BTU/H DELUXE WALL — 4 ‘ 4 i PROJECT: #1928.00 
MOUNT 
~ 1)" STEEL PIPE WHITTEMORE-ROBBINS 
HANDRAIL - PAINTED 

— C.l. BRACKET ESTATE 


simpson No. mL232- REHABILITATION OF 


HOLLOW METAL DOOR EACH STRINGER 


AND FRAME mL * ral THREE BUILDINGS 


| COTTAGE 
eee ge" INTERIOR REHABILITATION 
STRINGER ———|__ is F 
= 670R Massachusetts Avenue 
Tv - a Arlington, MA 02476 
co N 
Qin 
SIMPSON NO. ML23Z - XY il 
— WOOD EACH STRINGER —~—_| cO 
BASEBOARD - 1 
PAINT, TYP. - eee ae 
WALLS 
: ——$———= + 
“y OFFICE #8 ELEVATIONS WEST SOUTH EAST NORTH - BASEMENT STAIR 
2 Weeto XS teat 


VARIES . VARIES 


,- ALTERNATE NO. 4: CROWN ~— EXISTING DOOR EQ EQ _-— MITSUBISHI MSZ-FS15NA _— EXISTING COAT _- EXISTING CUPBOARD , ALTERNATE NO. 4: CROWN 
MOLDING / TO STORAGE + "yp "Zp 15,000 BTU/H DELUXE WALL a CLOSET ra ABOVE STAIRS / MOLDING 
/ ABOVE STAIRS Pe MOUNT / / BEYOND / 


00) Xxx. 00, 0000 | DESCRIPTION 


# DATE DESCRIPTION 
ISSUANCES: 


— CAST IRON 
: BRACKET 


~ WOOD HANDRAIL 


, WOOD a WOOD 
' HANDRAIL ——— —— / HANDRAIL 


SHEET TITLE: 


_ woop INTERIOR ELEVATIONS - 
BANE YE. SECOND FLOOR 


SHEET #: 


-, UPSTAIRS LOBBY ELEVATIONS ceiaeh _ | 
Ne EAST 7 


ARCHITECT: 


WINDOW NOTES: 

1. UNLESS NOTED OTHERWISE, EXISTING WINDOWS 
TO BE DISCARDED 

2. CONTRACTOR SHALL VERIFY SIZES OF ALL 
WINDOWS BEFORE ORDERING 


Spencer, Sullivan & Vogt 


ARCHITECTURE = PRESERVATION 


1 Thompson Square | Suite 504 
Charlestown, MA 02129-3308 
T: (617) 861-4291 
www.ssVarchitects.com 


Y Andrew Jerome Cannata, AIA 

fi { Architect 

ae 7 5 Upland Avenue | Boston, Massachusetts 02124-2132 
Telephone: (617) 436-4962 | AJCannata@verizon.net 


CONSULTANT: 


WI N D O W S CH E D UL E 7 ar ‘ ae pe 2 


——»- @-<—_—_— 
BUILDING WINDOW TYPE, DESIGNATION, AND NUMBER REQ. ~_ WINDOW INSTALLED UNDER THIS CONTRACT MacLeod Consulting, Inc. 
KY 1/2" = 1'-0" 
priate Cw-2 Cw-3 Cw-4 CW-5 CW-6 29 Woods Roat 
Belmont, MA 02478 
Telephone: (617) 484-4733 
www.MacLeod-Consulting.com 
: , 
: 
r t 
16 1'-6"W x 2'-8"H 1'-3"W x 2'-4"H 2'-5"W x 2'-3"H 1'-4"W x 1'-4"H 
CW-4 CW-5 CW-6 CW-7 


-_»_EXIST. WINDOWS TO BE RECONDITIONED 


/ 112" = 1'-0" 


Town of Arlington 


730 Massachusetts Avenue 


DOOR SCHEDULE Arlington, MA 02476-4906 
SIZE THICKNESS MATERIAL FROM-TO PROJECT: #1928.00 
2'-6" x 6'-5" 0'-1 3/4" FL. METAL BASEMENT - EXTER. WHITTEMORE-ROBBINS 
3'-0"x7'-0"  0'-1.3/4". = WD PANEL B FOYER - EXTER. REH Pa OF 
3'-0" x 6-8" 0'-1 3/8" WD PANEL A MEN'S TOILET - FOYER THREE BUILDINGS 
3'-0"x6'-8" 0-1. 3/8" =» WD PANEL A WOMEN'S TOILET - FOYER fades Senior 
3'-0"x 6-8" 0-1. 3/8" = WD PANEL A LOWER LOBBY - FOYER 670R Massachusetts Avenue 
3'-0"x 7-0" 0-1. 3/4" Ss WD PANEL B EXTER. - LOWER LOBBY SEE SCHED. aaa 
3'-0"x 68" 0-1. 3/8" =» WD PANEL A LOWER LOBBY - OFFICE #1 , SEE SCHED. , ; 1 | SEE SCHED, 
3'-0"x 6'-8" 0-1. 3/8" =» WD PANEL A LOWER LOBBY - OFFICE #2 y 5 
2'-0"x6'-8" 0-1. 3/8" =» WD PANEL A CLOSET - LOWER LOBBY 
3'-0"x 6'-8" 0-1. 3/8" =» WD PANEL A UPPER LOBBY - OFFICE #3 = a 2 | 
3'-0"x 6-8" 0-1. 3/8". = WD PANEL A UPPER LOBBY - OFFICE #4 = oS =: — — 
3'-0"x 6-8" 0-1. 3/8" == WD PANEL A UPPER LOBBY - OFFICE #5 i uy i 
2'-8"x 6'-8" 0-1. 3/8" =» ~WD PANEL A CLOSET - UPPER LOBBY o ” 
00 Xxx. 00,0000 | DESCRIPTION 
2'-8"x6'-8" 0-1. 3/8" =» WD PANEL A STORAGE - OFFICE #5 ai DATE DESCRIPTION 
2'-8"x6'-8" 0-1. 3/8" =» ~WD PANEL A CLOSET - OFFICE #5 s + . 
A B e 
oo -, DOOR ELEVATIONS 


SHEET TITLE: 


DOOR & WINDOW 
SCHEDULE 


ARCHITECT: 


Spencer, Sullivan & Vogt 


ARCHITECTURE = PRESERVATION 


1 Thompson Square | Suite 504 
Charlestown, MA 02129-3308 
T: (617) 861-4291 
www.ssVarchitects.com 


CU-01 LOCATED IN 
BASEMENT ~ 


OU-01 | 


Andrew Jerome Cannata, AIA 
Architect 
5 Upland Avenue | Boston, Massachusetts 02124-2132 
Telephone: (617) 436-4962 | AJCannata@verizon.net 


WOMEN'S TOILET | 


CONSULTANT: 


OK 
FOYER yay A 


OFFICE #5 


SS 


MacLeod Consulting, Inc. 


29 Woods Road 

Belmont, MA 02478 
Telephone: (617) 484-4733 
www.MacLeod-Consulting.com 


poccccnnrnrr 


ports snare 


, + OFFICE #1 a 
i = 


OFFICE #4 


LOWER LOBBY ; 
imma / | 
Town of Arlington 
730 Massachusetts Avenue 
Arlington, MA 02476-4906 
PROJECT: #1928.00 
(4 ZONE 1 - EQUPMENT DIAGRAM “9 ZONE 2 - EQUPMENT DIAGRAM 3 ZONE 3 - EQUPMENT DIAGRAM WHITTEMORE-ROBBINS 
Ko ao Ke tear Vy Tare 


ESTATE 
REHABILITATION OF 
THREE BUILDINGS 


COTTAGE 
INTERIOR REHABILITATION 


ZONE 1 EQUIP. SCHED. ZONE 2 EQUIP. SCHED. ZONE 3 EQUIP. SCHED. 
WOMEN'S TOILET, DUCTED AIR 
MEN'S TOILET, HANDLER: (1) DUCTLESS: (1) DUCTLESS: (1) 


FOYER PEAD-A15AA7 LOWER LOBBY maar oo UPPER LopBy | L,000BTU/H WALL 


MOUNT 
OUTDOOR UNIT: (1) MSZ-FS15NA MSZ-FS15NA 
SUZ-KAI5NA2 


DUCTLESS: (1) DUCTLESS: (1) 


6,OOOBTU/H WALL 6,0O0OBTU/H WALL 
MOUNT OE re MOUNT 


MSZ-FS96NA MSZ-FS96NA 
DUCTLESS: (1) DUCTLESS: (1) 


6,OOOBTU/H WALL 


MOUNT 
MSZ-FS96NA MSZ-FS96NA 


OUTDOOR UNIT: (1) DUCTLESS: (1) 
MULTI-ZONE 9,000BTU/H WALL 
INVERTER eens MOUNT 
HEAT-PUMP MSZ-FSOINA 
SYSTEM OUTDOOR UNIT: (1) 
MXZ-3C30NAHZ2 MULTI-ZONE 
INVERTER 
HEAT-PUMP 
SYSTEM 
MXZ-4C36NAHZ2 


670R Massachusetts Avenue 
Arlington, MA 02476 


OUTDOOR 


TRUE 
NORT 


OFFICE #1 


VARIES . VARIES 


6,OOOBTU/H WALL 
MOUNT OFFICE #4 


OFFICE #2 


00) Xxx. 00, 0000 | DESCRIPTION 


# DATE DESCRIPTION 
ISSUANCES: 


OUTDOOR 


OUTDOOR 
SHEET TITLE: 


EQUIPMENT SCHEDULE 


ARCHITECT: 


Spencer, Sullivan &Vogt 


ARCHITECTURE = PRESERVATION 


1 Thompson Square | Suite 504 
Charlestown, MA 02129-3308 


T: (617) 861-4291 
\ rT yt | www.ssVarchitects.com 
\ | | 
ee ‘ \ . : | DN 
| Andrew Jerome Cannata, AIA 
aa E ; Architect 
iW 


5 Upland Avenue | Boston, Massachusetts 02124-2132 
Telephone: (617) 436-4962 | AJCannata@verizon.net 


CONSULTANT: 
OPEN ALCOVE BELOW = OPEN TO GARDEN CLUB 


| oO oO TORAGE BELO 


— —> @<«—_—_ 


MacLeod Consulting, Inc. 
(2 a 
ey 30 


29 Woods Road 
ATTIC Belmont, MA 02478 


Telephone: (617) 484-4733 
www.MacLeod-Consulting.com 


a cr 


(1) EXISTING ATTIC FLOOR PLAN 
1/4" = 1'-0" 


Town of Arlington 
730 Massachusetts Avenue 
Arlington, MA 02476-4906 


PROJECT: #1928.00 


WHITTEMORE-ROBBINS 

ESTATE 
REHABILITATION OF 
THREE BUILDINGS 


== CARRIAGE HOUSE 
if L INTERIOR REHABILITATION 


670R Massachusetts Avenue 
i, Arlington, MA 02476 


CONCRETE SLAB SCORE LINES 


a MAIN FUNCTION ALCOVE "| GARDEN CLUB 
; SPACE — _ STORAGE — . 


NORTH 
ae 


VARIES = i VARIES 
a RNTABL an 
TRUCTUR \A30T/ 


a | 
i 
2 
re 
00] Xxx. 00,0000 [DESCRIPTION 


= #! DATE DESCRIPTION 
I ISSUANCES: 

XK XM XM XM XK MW 

x EX x x x x ed ‘ 


SHEET TITLE: 


CARRIAGE HOUSE - 


EXISTING FLOOR PLANS 
EXISTING GROUND FLOOR PLAN 


1/4" = 1'-0" 


ARCHITECT: 


Spencer, Sullivan & Vogt 


ARCHITECTURE = PRESERVATION 


1 Thompson Square | Suite 504 
Charlestown, MA 02129-3308 
ee ml T: (617) 861-4291 


PAINTED BRICK MASONRY 


] PAINTED BRICK MASONRY www.sSVarchitects.com 
CHIMNEY ———__ CHIMNEY — 
Ge | | oe | | Andrew Jerome Cannata, AIA 


5 Upland Avenue | Boston, Massachusetts 02124-2132 


ve He. LE a oe Architect 


ee ee Telephone: (617) 436-4962 | AJCannata@verizon.net 
ae Ath: Se: feet see are “nme ae neh ae ———] 
atl SYNTHETIC SLATE SHINGLES ese SYNTHETIC SLATE SHINGLES 
7 


CONSULTANT: 


se 


MacLeod Consulting, Inc. 


SYNTHETIC SLATE SHINGLES - 


—— FEISS GALENA 16" HIGH 


SABLE STEEL OUTDOOR = hice eye 
WALL LIGHT ke 


Telephone: (617) 484-4733 
www.MacLeod-Consulting.com 


PAINTED WOOB-CLAPBOARD 


AN 
SS 


bo 


| a 


4) EXISTING ELEVATION: NORTH EXISTING ELEVATION: EAST 


1/4" = 1'-0" 2 1/4" = 1'-0" 


\ — Town of Arlington 
730 Massachusetts Avenue 
—— ADDED WINDOW Arlington, MA 02476-4906 


EXIST. WINDOW -———. 


ALIGN 


— EXIST. WOOD PLANK DOOR v o 


PROJECT: #1928.00 


WHITTEMORE-ROBBINS 
ESTATE 
REHABILITATION OF 


THREE BUILDINGS 
eee, 


— PAINTED BRICK MASONRY ; PAINTED BRICK MASONRY CARRIAGE HOUSE 
CHIMNEY 


we amas CHIMNEY INTERIOR REHABILITATION 


EXIST. PAINTED WOOD CLAPBOARD. ——— 


NS 
“ 
\S 
N 
S 
~~ 
\ \, 


a 
Ny 


. 670R Massachusetts Avenue 
zy Arlington, MA 02476 


= 
eer iii : = 
SYNTHETIC SLATE SHINGLES ia SYNTHETIC SLATE SHINGLES 
5 < 


3B ELEVATION: SOUTH SHOWING ADDED ALCOVE WINDOW 


genet g 


— |Z Z ALF 

| PAINTED WOOD CLAPBOARD — _ 

4 4 Z og x 
SYNTHETIC SLATE SHINGLES F 7A yD , ry = Zz 
VA VA a x 
a 
IF], é 7|_ ||{— = 
<x 
a a 


VARIES . VARIES 


PAINTED WOOD CLAPBOARD 


ALCOVE RECESS DEPTH ——— 


a ae Yo 
\ 
go > va A 
¢| || PAINTED WOOD CLAPBOARD 2) [4 de] Ie 00} Xxx. 00,0000 | DESCRIPTION 
4 g Z # DATE DESCRIPTION 
ISSUANCES: 


3h EXISTING ELEVATION: SOUTH 4 EXISTING ELEVATION: WEST 


1/4" = 1'-0" 1/4" = 1-0" 
SHEET TITLE: 
NOTES: DESIGN-BUILD NOTES: CARRIAGE HOUSE - 
1. WITH THE EXCEPTION OF THE WINDOW BEING ADDED AT THE SOUTH ELEVATION AND 1. EXTERIOR: INSTALL WALL FIXTURES AS SPECIFIED. EXTERIOR ELEVATIONS 


THE LIGHTING FIXTURE, WORK ON CARRIAGE HOUSE IS LIMITED TO INTERIOR WORK ON 
THE FIRST FLOOR - EXTERIOR ELEVATIONS INCLUDED FOR INFORMATION ONLY. 

2. THE EXTERIOR OF THIS BUILDING WAS THOROUGHLY RENOVATED IN 2017, INCLUDING 
BEING RE-ROOFED AND PAINTED. 


ARCHITECT: 


Spencer, Sullivan & Vogt 


ARCHITECTURE = PRESERVATION 


1 Thompson Square | Suite 504 


Charlestown, MA 02129-3308 
REMOVE CLOSET - SALVAGE DOOR AND JAMB TO 


BLOWN-IN INSULATION BE INSTALLED IN ATTIC EXIST. WOOD PLANK DOOR WINDOW TO MATCH EXIST. WINDOW LOCATED IN DOUBLE Z TWO PANEL BARN DOOR 3'-6" X 8-0" X 1 T: (617) 861-4291 
STORAGE 3" TO BE INSTALLED www.sSVarchitects.com 


EXIST. CONCRETE CURB 
Andrew Jerome Cannata, AIA 


Architect 
5 Upland Avenue | Boston, Massachusetts 02124-2132 
Telephone: (617) 436-4962 | AJCannata@verizon.net 


' 2-1/2" R.O. 


Sugai ehgisiiicnepgiieeapginnnicesnsebdiannnf i ecg ieee piieenciebecnenendytemcnenepgeeL: < —— —jf CONSULTANT: 
/ i, i cs Lee 
\ ua - (ine s 
| in alt nN ieee a oo 
. IL _f A = Sy ES 
= \ } | DN \O805/ a EXIST. WD JAMB = 
EXIST. BRICK MASONRY CHIMNEY Pe = / / Za MacLeod Consulting, Inc. 
be T7 —— see , a be 29 Woods Road 
Be 7 ; gotcg = ae ie Belmont, MA 02478 
ae Sa wate & : oN, See cx a Telephone: (617) 484-4733 
REMOVE AND REPLACE “Ws j oa aa ae Pak, www.MacLeod-Consulting.com 
TREADS 1 THROUGH 7 5 oe eee eat etter oe ~~ ! BEADBOARD PANELING 
es IMULATED TURNTABLE: ee Sg ee: ye 
ae ' NBASE BID: REMOVE EXIST. CONCRETE & METAL PLATE STRIP _ 
2 » _._ | AND REPLACE WITH C.I.P. CONG. SLAB RUSTICATED AS SHO(yx._ | Oo 
Sontt (~~. *P ALTERNATE NO-2: REMOVE EXIST. CONCRETE & METAL PLATE | 
BLOWN-IN INSULATION AN . _ | STRIPS ANDREPLAGE WITH 2.GOLOR TERRAZZO; STRIPS, © - *| _— 
cae UP “ua. . | CENTER CIRCNE, AND LARGE CIRELE ARTICULATED WITH 3 (6 
2 DIVIDER STRIPS. SPOKES AND CANTER CIRCLEAHALL.BE LIGHT | 6306/ 8806/ 
302A. | SILVER GRAY'C AND THE WEDGES SHACLBE ADARK * 
7 BEIGE/LIGHT BRO 4 : _ 
yp = cee —— ALCOVE GARDEN CLUB 
3 Bae: 7 : 22 G4, si ae, (4 STORAGE 
EXIST. CONCRETE SCORE-LINES i are ae: ie SA ed ee 
; | O pes Town of Arlington 
to “4 : MAIN FUNCTION a er oe a 730 Massachusetts Avenue 
ELECTRIC POWER PANEL : Neng py SPACE a oe Arlington, MA 02476-4906 
BLOWN-IN INSULATION er 
pas: oe oN ) ll ih, aa. a, , | ee (5 ae PROJECT: #1928.00 
FILL HOLES IN CONCRETE SLAB Gan Bee | oP nel ee ee / — ee WHITTEMORE-ROBBINS 
REPLACE CRACKED CONCRETE SLABS ae Pees . seas ae oe REHABILITATION OF 
BETWEEN SCORELINES 3 eco ee = me 
REMOVE CONCRETE AND a THREE BUILDINGS 
STEEL FLAT BAR, INSTALL os ieee din reeet ne tested 
CONCRETE SLAB AND SCORE eet 
BEEHOFE SINCE NC SrneS dan AS INDICATED my CARRIAGE HOUSE 
is) ae INTERIOR REHABILITATION 
a [eal 670R Massachusetts Avenue 
Arlington, MA 02476 


BLOWN-IN INSULATION 


BLOWN-IN INSULATION 
TRUE 
NORTH 


VARIES = i VARIES 


MAIN FLOOR PLAN 


210" 


Xxx. 00, 0000 | DESCRIPTION 


# DATE DESCRIPTION 
ISSUANCES: 
TERRAZZO IN 13'-2" 


CIRCLE 
SCREED FINISHED 


SURFACE NOTES: 


ZINC DIVIDER STRIP 


EXISTING CONCRETE 
SURFACE TO BE POLISHED 


GALV. 6X6 - 
W1.4XW1.4 WWE 


1. FOR BASEMENT, REFER TO DWG. L-107 


CA. 1908 
CONCRETE 


4 3" EXIST. 


SHEET TITLE: 


CARRIAGE HOUSE - 
GROUND FLOOR PLAN 


Tee ease nl OS EO 


|| = HII | HF He lI [IF =I i 
ee ee ee eee 


(2) ALTERNATE NO. 2 - TERRAZZO FEATURE 
ee 


ARCHITECT: 


Spencer, Sullivan & Vogt 


ARCHITECTURE = PRESERVATION 


1 Thompson Square | Suite 504 
Charlestown, MA 02129-3308 
T: (617) 861-4291 
www.ssVarchitects.com 


REMOVE EXISTING BOARD WALL PANELING AND INSTALL SALVAGED 


Andrew Jerome Cannata, AIA 
BOARD WALL PANELING FULL WIDTH OF HALL 


Architect 
5 Upland Avenue | Boston, Massachusetts 02124-2132 
Telephone: (617) 436-4962 | AJCannata@verizon.net 


OY CONSULTANT: 
— —> 6=<—_ 
SIM 
-o MacLeod Consulting, Inc. 
-309 NY 
OPP. 
ac DN EXISTING 
=e \ HALL aera 29 Woods Road 
a CLOSET Belmont, MA 02478 
Telephone: (617) 484-4733 
www.MacLeod-Consulting.com 
SI C 
PElen WD 2X4 STUDS WITH 5/8"X4 PANELING BOTH 
SIDES 


|| EXISTING DOOR SALVAGED FROM CLOSET 
| DEMOLISHED ON FIRST FLOOR 


PEN TO ALCOVE BELO OPEN TO GARDEN CLUB 


[| [| STORAGE BELOW 


= 7 Town of Arlington 
730 Massachusetts Avenue 
Arlington, MA 02476-4906 


EXISTING DOVECOTE SUPPORT STRUCTURE 


PROJECT: #1928.00 


WHITTEMORE-ROBBINS 
EXISTING UNASSIGNED ATTIC ESTATE 


REHABILITATION OF 
THREE BUILDINGS 


CARRIAGE HOUSE 
INTERIOR REHABILITATION 


670R Massachusetts Avenue 
Arlington, MA 02476 


TRUE 
NORTH 


VARIES = i VARIES 


a |r 
i 
2 
2 
00] Xxx. 00,0000 [DESCRIPTION 


ISSUANCES: 
ATTIC FLOOR PLAN : 


{a= 10" 


NOTE: 
1. EXISTING FINISHES ON THIS LEVEL TO REMAIN AS IS 


UNLESS NOTED OTHERWISE. 


SHEET TITLE: 


CARRIAGE HOUSE - ATTIC 
FLOOR PLAN 


ARCHITECT: 


Spencer, Sullivan & Vogt 


ARCHITECTURE = PRESERVATION 


1 Thompson Square | Suite 504 
Charlestown, MA 02129-3308 


T: (617) 861-4291 
www.SSVarchitects.com 


Andrew Jerome Cannata, AIA 


Architect 
5 Upland Avenue | Boston, Massachusetts 02124-2132 
Telephone: (617) 436-4962 | AJCannata@verizon.net 


CONSULTANT: 


EQ. 4'-6", EQ. 


MacLeod Consulting, Inc. 
29 Woods Road 
Belmont, MA 02478 
SY’ Telephone: (617) 484-4733 
www.MacLeod-Consulting.com 
8" THICK BOARD SLOPED |CE 5/8" THICK MDO PLYWOOD CEILING 
aD sie 
Ww ae: x 
R EB OX-OU 
ie O SHP 
IRE REI) 40 0G8 Leese eee nee g : ies e~ 


— Ne 5/8" THICK BOARD CEILING TYP. 
@ 8' 10-1/4" AFF 


(MAN 
8307 | = 
HY TF] TTT TTT GARDEN CLUB rans Won 
Fie eC TAIN FUNCTION. | STORGE 
Bie eee ee Pd 
a ee SPACE I ALCOVE| | | | 
_———_—— ee 
(St | Town of Arlington 
| 730 Massachusetts Avenue 
=! | Arlington, MA 02476-4906 
PROJECT: #1928.00 
LED FLUORESCENT STRIP LIGHT 
Bynes oars WHITTEMORE-ROBBINS 
Cp ~ ESTATE 
or REHABILITATION OF 
THREE BUILDINGS 


CARRIAGE HOUSE 
INTERIOR REHABILITATION 


670R Massachusetts Avenue 
Arlington, MA 02476 


CENTER FIXTURE ON 
CENTERLINE OF THIS AREA NORTH 


VARIES 


Xxx. 00, 0000 | DESCRIPTION 


# DATE DESCRIPTION 
ISSUANCES: 


SEAL: 


REFLECTED CEILING PLAN 


12°= 10" 


PAINTING NOTES: 
1. WOOD BEAD BOARD CEILING SHALL RECEIVE CLEAR FINISH 


2. BEAMS SHALL BE PAINTED 


SHEET TITLE: 


CARRIAGE HOUSE - 
GROUND FLOOR 
REFLECTED CEILING PLAN 


ARCHITECT: 


3" 


Spencer, Sullivan & Vogt 
= ARCHITECTURE = PRESERVATION 
D a 1 Thompson Square | Suite 504 


| 

| Charlestown, MA 02129-3308 
y | T: (617) 861-4291 

| 

| 


EXISTING WOOD PANELING 


EXISTING WOOD PLANK DOOR AND www.SSVarchitects.com 


| 

| 

| 

| a 
HARDWARE | 

| 

| 

| 


i pba te EE _ CLAPBOARD 
ye a | Andrew Jerome Cannata, AIA 
sae [ EXISTING BRICK MASONRY CHIMNEY EXISTING ALCOVE DOOR Architect 
ee _ 5 Upland Avenue | Boston, Massachusetts 02124-2132 
[ =A LC OVE Telephone: (617) 436-4962 | AJCannata@verizon.net 
cr 
ra CONSULTANT: 
| = 
— y, x / \—- 
[-— oO y = 
a © ro) /—— WOOD RAILING ra i 
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